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CONEIDEN IAL 


A PINY PLES 4 


D-¥2% SF" 4 SH 
Lore on 


December 1, 1959 


Dan: 
Subject: CGontract HF-32-27 


Attached please find our final cleim and settlement 
proposal on the subject contract. Also attached are in- 
ventory schedules and a copy of our subcontractor's claim. 


The patent and royalty reports for the subject con- 
tract are also enclosed. 


We would like to request at this time that you in- 
struct us as to the final disposition of the equipment 
listed on the inventory schedules. 


Charlie 
CMH: pma 


Enc. 


RETEA| 
Approved For Release 2002/08/07 : CIA-RDP81B00878R000100060002-8 


25X1A 
Approved For Release 2002/08/07 : CIA-RDP81B00878R000100060002-8 


Next 3 Page(s) In Document Exempt 


Approved For Release 2002/08/07 : CIA-RDP81B00878R000100060002-8 


ee Approved For Release 2002/08/07 : CIA-RDP81B00878R000100060002-8 


re 
pome.s eee Se SNT DAR RATER OOS: SEA AEE EY UOT BAT RSI SS allan ramen TOCA AE TS DESERTS BANE SE ASEM IS ESI ATI EEE SESS ASSES SSS 
i DEPARTMENT OF C&FENSS { Forms Adresse 

8, aa a © oe. 
H SCHEDULE GF ACS@UN TING INFO RRA fon f Bacco Burvas No, 22-2078 
Dear a a apa aE Sete  Aca eR svat 
+ 
z Soba nod by prime esatractors cubmiitag temiustion eer under Seotion VILL (Termination fer Conrenionco of ihe Gorsramond) of tha disored Services fl 
i cturomeat Regulation, fdso eultabls fer use by auicontractorin effecting cubccriract eattlements with nie contencter oc intentastiate cosconcracios. 
Cote see serrecn er  H AC IRAE LA OE TEEPE OO pecs papers rte tt ASCE CBO TORE IETS RAE EREBMT LN ERR LAERPOR ELE SRR 
Pamen ae GERD APPLIES TO (olack one) : COHPANY 
ia A PRINZ CONTAACT WTR THR COVERINIENT “ 7 ; ; { 
ie * "Elievocorteact ca ruaciuse open THe PerKin~ELMER CORPORATION i 
“ Foerster a at te AL Ceara  aneaamtatuaaaienhe arr rome jac te PN cab na a a aermere ne yamcitey wire: gettharm} 
i “LOTS TnacY ON PURCHASE ORvaN NOLS) GREET ADDRESS 
: MALN AVENUE 
Be reece fest ibeama marca gnansiio mee vee raver eeotenereeene iON NAL aan Ne finer cte mtemacer ener 


CONTRACTOR WHO SANT NOTICE OF TERMTIATION City AND STATE 
arntrapeeneneremene nn 


aeerrmeraee: 


Tue Perwin-ELMER CORPORATION NORWALK 3 


CONNECTICUT 


er arr eee e deRT  ANN EPAMPEAI MA AAG AEA TR ance aeratinsconee 


SOTTO ARSE 


hee Segenre Tian a 
HABE OF TER 
PRO. ECT TOR DI 01 Ni 1St , ON 7 jiABE OF GOVERNMENT AGsict 


mr, 0. Bax , B79 
H eye NNE CONTRACTORS 
HORVALMK CONNECTICUT heer. 


GOUT PRIME CONTRAST | 


RO. HF 32-27 


YAN ES QL OE FERMI A ATOM NN RT REA AIRSTRIP IE ALAR RLFTEEL DIOP OTD ESRI TA Sn OPERAS SAC 


if GASAHIZATICN BRON VCH 8D ADDITION, iAL INFC AUATION Me av Ge Gi es REQUESTED OH QUE EST: CHS & 


t 
ACCOUNTING LATTERS ROPE EPOS ' ; i 
: en eee nner nT : ; ee! 
4 
f ce FELEPLONE NO. TITLE ares TELEPHON? bO, — 
i ACTING VicTOR VICTOR j 
Pi . i . - ( 
j E-O Division CONTROLLER 71-2420 CONTRACT ACCOUNTANT 76222 i 
Fe ein renee eee ce cenertata aaah enter TT RARER Er I CATERED ee onan merry ry mL ea AR a than elgdaaniccn acannon 
Y ADOAESS ADDRESS fl 
| ‘ MAIN AVENUE MAIN AVENUE i 
‘ NORWALK, CONNECTICUT NORWALK, CONNECTICUT { 
Yeeros orn ee eT TS PECULAN PERIODTG TAAMINATION BY TADEFENDENT PUBLIE ACEOE Le oak olnicheliaha thal 
Fi a And Tus ioral TS OF THE CONTRACTOR SUBJECT TO REGULAR PERIODIC EZAUIMATICN BY LIDEPENDENT PUBLIC ACCOL: HEALTS? TyYes 3 Tino | 
secountaniz) 

R 
en - 
L 3. IMDEPENCENT ACCQUUTAITS, iF Athy, WHO HAVE REVIEWED OR ASSISTED IN THE PREPARATION OF THE ATYACHED PROPOSAL t 
5 MAE ADDRESS 
‘ - is ia cea ua : 

a abn 
i None 


— niieenmamnamemniata 
OVERNEENTAL AGENCY WINCH HAS REVIEWED YOUR ACCOUNTS IN CONKECTION WITH A PRIOR SSYTLC2uT PROCOSAL 
DURING THE CURRENT AND PRECEDING FISCAL YEAR 


NAME 
AUDITOR GENERAL, U.S.A.F. 17 WASHINGTON AVENUE , 
STFAN DISTRICT PLEASANTVILLE, New YORK ; i 


SEPENT OFEAGE 


Hen est PRECISION LABS... Tt Inc. { : 


i Ao BESHl i SIGGIMICART BEVIATIOS 43 23 FRO: T¥OUN REGULAR ACCOUNTING PROCEDURES AND POLICIES Iti “BRAINS At “THE S eeis S75 Sat at | 


Fontit ui THE ATTACHED PROPOSAL C] vz f9 NO. iF “YES EXPLAIN ERIEFLY 


ee tee My 


an 


arenes 
Fal 


| 


! 
lo 
4 


e 


ee 


Lp a ei ttn Seite” RIE 
\ 
SOT YET 


SPE AR: LS ALE OLE AAD Snr eagrecrpamamemepereneiiarenrtiar nr muoenaa Sai TT Ce at 


ainiiindes pcre nent ee 
S DETRIEED COST RESORDS USED I BSTTSTinG INE PHOLOSHR CONTAOLLED BY ANS IN ACRES ANT Wilh YOUR GSKERAL EOCXS OF 
fjves (no : 


j FT. WERS TESTS CON icS Sheed ON A PINVCISAL COREY ES GEE EME OF STO a? Cjras £4 Ato. iF fo" EXPLA ST fasion 
: 

jobs cs (PURCHASED) ARE BASED ON ACTUAL COST BASIS 

: CusTUMEN SUPPLIED GASED ON ACTUAL COUNT. 


UTE ts a 


MT 


AER ye Og re RETR EE aR eae TARA TOE Gate Ca | 


Gi RDRATEGoEYSROp0400080002-8 8 


va, OR? Approved For Release 2002/08/07 : CIA-RDP81B00878R000100060002-8 


SCR RAS Te TRI MLSE ALTE ME HGR TRUMP CRESS SIP SAC IE TIN URE AEA RET TO AGNI Be RANE EES A TEAL GS PARI OIE EOLA Ee AAD TUTTO TICE RE MET WIE RS ERTIES 
JENT PROPOSAL BASED ON STANDARD Costs? (]yes [[] no. iF “YES.” HAS ADJUSTNENT TO AGTUAL COST Of ADJUSTHENT FOR ANY Sic. 
TIONS Get: wast [} ves (PNO. iF “mow EXPLAIN 


CaaS TE MEL ert 


NO VARIANCE - ACTUAL COST 


pment PEE ETIN 


ewes teceteeneerwmeryynsementtntn tein nmancsnoc-nerennn nrg nian meine ence teeta nae 
WIENTORY (THUS AND CLAINS OF SUBCOUTHACTORS COMMON TG THis TERMINATED CONTRACT AND § 
* EXPLAN] THE (ETUOD CED IN ALLOCATING AMOUNTS TO THE TEQRINATED PORTION OF THIS | 


| 


eFC REALL REMY OE RUMEN RN TERE AD CRIT Sa NP NI 
iL HANDLING COST HAS GEER INSLUDED If CHARGES FOR 


1 APE LE ANS arnt ORO 
3 PSOSOSAL iNSLUDE Sy eae FER MAJOR 
OVER WORK OF TUE GONTAACTORT YES RY NO. IF 
COLTHACT = 


i 


epee ete ioe ee ee ke al ey 


FLY YOUR NOVHEP OF PaICIAS i 


er Seen a ae ne Ao ener cemeen 


fTOREES, INDICATING WHETHER GATE 


ENVENTORY PRICED AT #ENVOICE COSTS FREIGHT CHARGES ARE tNCLUDECD EN 
PRICE OF MATERIAL. ; 


LONE Bet Ape OE 


evctereanph Phere @V/6t rest Daa hig SE eR aN I ALBA RATE Ce RENAE YAP ALATA OCRCARG At AR RNA cE RAE GAS nt IAEA ATTA STR SA CNA NR BORG ATS STRANI AY 


Ti, ALE ANY PARTS, MATEMIALS, G1 FINISHED PRODUCT, KNOWN TO EE DEFECTIVE, INCLUDED 1M THE INVENTORIES? [llyes Ro. iF VEST EXPLA 


i 
; 


Pretend 


We MARES NS. 


om a RA Emeka 


santo -an nee v4 CY Apt Nhe cRNA TIAN ORE ARP SAR FE AE RENATO AR NR RCC ENT  RN 
SEO 1 TiS PROPOSAL IN RESPECT CF SEVERARGE, DISMISSAL, OR SEPARATION PAY? (ives BJ] xo. I? "YES," FURRISH 
3 ® AMGUNTS INCLUDED 


ae AEA RL aR VY a RP AOR APMED APCS MBG TOY AAAI SSOIP TT SEES 


THIS FROPCSAL THCLUBE ARY ELEMENT OF PROFIT TO THE CONTRACTOR O8 A RELATED ORGANIZATION, OTHER THAN PROFIT SET FORTH SEPARATELY 
PROPOSAL CR INCLUDED IN THE CONTAACT PRICE AT WHICH ACCEPTABLE FINISHED PRODUCT, IF ANY, IS INCLUDED Ii THE PROPOSALY Ci YES f HO, 
2S," EXPLA] BRIEFLY 


1 Te ARONA SUES We IEG th 


"y 
a 


pone oe mtn AXES ORRC RR AO NLT TERNAL eh RTE ELT RETR pemrvrnse etme ate : 
4, CESCRISE BRIGFLY THE HATURE OF IRDIRECT EXPZHSE JTENS IRCLUBED [NX INVENTORY COSTS (sea Schedule A, DR Forza 549; AND EXPLA YOUR 
: 3 CF ALLOCATION O2EOD Hi PREPARING THIS PROPOSAL, LICLUDING IF PRACTICARLE, THE RATES USED AND THE PERIOD OF TIRE UPON WEIGH THEY 


= MASED 


NoT APPLICABLE 


age Beet NER AEA sacha or sad get NSE pear 


caretaphartenat enegian sts me 4RO EOE EME ARO TR TEP 8 AY IRA ARNE ELE IPE LPO A MOE EEE EE IE HEA RE AN RAE A HNN NO RE Re 
; COSTS CET FORTH IB THE ATTACHES PROFOSAL INCLUDE PRGYISIONS FOR ANY RESERVES, OTHEN THAN DEFRECIATION RESERVES? Cy} ves Ed ne. 
ie “YES. LIST SUCH RESERVES 


Ant ROR ONIN ELA OS YR EIR: NEN NN SA HR FL AAR RE LIRA RELIEF TTR, cM A IAAL OR FE ETE I RET EYEE ROTO Y HOE ESPON 


CASH DISCOUNTS ZARUED, RECATES, ALLOWANCES, AND VOLUME PAIGE ADJUSTMENTS, ARE GUCH ITAUS 


S ARE CHARGED NET OF TRADE DISCOUNTS$ CASH DISCOUNTS ARE 
OTHER INCOME". 


fe dias Sakae FAR RSLS MIT 


TRE ZER ORO ORNS 


7:7 GIA-RDRSAB 


ae Approved For Release 2002/08/07 : CIA-RDP81B00878R000100060002-8 


SOCEM ERD LER LEED TOURS OAR AAR ET ORION EA TC DATE EESTI FTES IPOD OTE A CRATE LESTE RESET PIE LT FL NONI 


ie 2 AS AEG TE AE APRA SAT SEENON RTP 
H stare TOLIGIES REL ATING TQ RECORDING oF OVERTIUE, SHIFT PREAIUMS AND PRODUCTION BONUSES 


OVERTIME PREMIUMS ARE CHARGED DIRECTLY TO CONTRACT. 
ButED PREMIUMS ARE CHARGED TO DEPARTMENTAL OVERHEAD ACCOUNTS. 


fee wet erst Ver Tn Bd 


Goeth uae tobi 


a a RO neces reer ececeernerenne toy en aI ARCEMIS ST ected AE Erna eT Fam 40 Pee 
ite He ; aoe HAVEA PaNsioe SPLATT “Ry ves ¥ES “A NO, WUVES. STATE METHOD OF FUNDING AND ARSORPTIOU OF PAST AND CURRENT FENTON 
CORVICE COSTS 


FUNDED WITH TRUSTEE ON ACTUARIAL BASES; PAST SERVICE. 


cunt 


aaa NO neat 


. en EET TT SCT ETT RET rl 
LSUMDS CEMERAL POLICIES RELATING TO DA PRECIATION AND AMCRTIZATION OF FIRED ASSETS: NASES, UNDEALYING POLICIES 


i SPRECLATION AND AMORTIZATION ARE TAKEN ON RATES RECOMMENDED BY ano/or 
Homies ae TO THE DEPARTMENT OF INTERNAL REVENUE. Such DEPRECIATION 

AND AMORTIZATION CHARGES ARE ALLOCATED INTERNALLY BY DIRECT {OENTIFICATION | 

BY DEPARTMENTAL USAGE OF THE EQUIPMENT, OR BUILDING SPACE. 


; 
{ 


ache ede ene nareermnc ert 


eee een ee elaine omar vanearnneeernennnveresaaynenasniy arti 
£0, STATES POLICY Of PACGEDURE FOR RECORDING AHD WRITING OFF STARTING LOAD 


See RIET 


CAR 


Jos coST SYSTEM MAKES No DISTINCTION BETWEEN STARTING AND 
CONTINUING COSTS. 


7% 


mp am ery een 
Mes Braman eine 


Fen ee OE 


Di, ABZ PESIGHASLE TOGLS AND HANUFACTURING SUPPLIES CHARGED DIRECTLY TO CONTRACT CCSTS OR INCLUDED ty} OVERHEAD EXPENSES? 


Rea 


SEE RERS 


INCLUDED IN OVERHEAD EXPENSE. 


ee Nts BTR 


PARTE he IPT A A RN EAD TE 


ere pe anne. rec TIT POETS CRN SIEN CEN COO CT OOO A A Sw 2 ° . 
eS FOR DISTINGUISHING BETWERA CHARGES TO CAPITAL (fizod} ASSET ACCOUNTS AND TO REPAIR AND MAINTENANCE ACCOURTS 


act 


CONTRACTOR FOLLOWS GENERALLY ACCEPTED ACCOUNTING PRINCIPALS. 


a TRSAT LENG 


= Sates. a 
cites t. 3 


te eum eee 6 CAO ITNT 0 OSE 9 IRE ETD 


een PREP WER EDT RRBAEES DOUMIORIOY:= CINRDPSTBO0STEROGOTOTENRO A... ee 


tee Approved For Release 2002/08/07 : CIA-RDP81B00878R000100060002-8 
ae ae en ee orenetner arta eertvetert | SAAD ALL SET BTL Oo OPIN ITI TT 
{ na. SD OF NECORGING AND ABSORBING (1) GENERAL ENGINEERING AND GENZRAL DEVELOPMENT EXPENSE AND (5) ENGINESESING AND DEVELOPMENT 
| $2 DIRECTLY APPLICASLE TO THE TERMINATED CONTRACT 
“4. GEMERAL ENGINEERING AND DEVELOPMENT EXPENSE 1S RECORDED BY PROVECT 
} AND {S ABSORBED MONTHLY AS INCURRED. 
F 
2. None 
H 
k 
Hf 
i 
i AER ntact fe RR Som, AN I I a ETE TD AE SS ES ER Tt 9 Net I | tsa On 


WOCOURCE OF NIGCELLAHEZOUS INCOME AMO CREDITS ABD MANNER GF RECORDING IM THE HICOME CR THE COST ACCGUNTS SUCH AS RENTAL OF 
ACILITIZS TO OUTSIDE PARTIES, ETC. 


Ls MINOR INSTANCES OF INSTRUMENT RENTAL 1S REPORTED AS "OTHER Income” 


EE eee A 


i 2. CUSTOMER SERVICE FOR COMMERCIAL INSTRUMENTS 1S REPORTED NET AFTER 

i costs iN "OTHER Income”. 

i 
if 
ae SS Rae ae See et ne a ais ARE em eoea Tel Ee EE tf i A AP I LY PS OES LEO AES LOE IIS, 
733 4 © COSTS AND [HOONE FROM CHANGE CROERS SEGREGATED FROM OTHER CONTRACT COSTS AND INCOME? C YES £} no NO, i7 “YES, OY WAAT BETHOD? 

; 

- | 

4 

3 

i 


a 
| 


Ee nn ne a rERIIS OU IRE OSPRURIRNADERIESenRS ERNE RERAI EERE DRIER REERDRRNR ER SERRE GNRISINRISERE <—- Daneman -_- aeuniaanal Tinney 
23. ARE SETTLENEUT EXPENSES APPLICABLE TQ PREVIOUSLY TERMINATEO CONTRACTS EXCLUDED FROM THE ATTACHED PROPOSALS? Ld YES Cd no. “no. 


EXPLA att 


7 CRNA MES a AA Po 


| 


een ea Cnn nar ET ETT Toren E TUTTI ETT On-TnITn TTS ea ineaonandlaineshespebauetesiantpeniensbaninmanemanemennuenetgsendtutnnmensemmnnimennmnniieaimamnnd 


TATE POLICY AND PROCEDURE FOR VERIFICATION AND NEGOTIATION OF SETTLEMENTS WITH SUBCORTRACTORS AND VERDCRS 


ITEMIZED TERMINATION LISTING SUPPLIED BY VENDOR. 
FINAL AUDIT REPORT TO BE MADE BY GOVERNMENT AGENCY. 


ene 
23 HETHOD OF COMPUTING PROFIT CLAIMED IN THE ATTACHED PROPOSAL AND REASON FOR SELECTING THE HETHOD USED, FURNISH ESTIHATE OF for rite off 
FROMT ANTICIPATED HAD THE CONTRACT BEB COMPLETED If! DOLLARS OR PERCENT 


© See ScHeoure D (Profit) DD Form 540. 


oe et er rr Rl AAS SE AD “PE RPBOEY ES EAA SAT Ty ESP 


tte aren 7; 
HOF TING Gredwetlen gels) AEQUINES TO PRODUCE ONE OF TH2 END IVENS FROM THE TIME THE MATERIAL ENTERS THE PRODUCTION 
= COMPLETION AS THE FINISHED PRODUCT? 


Not APPLICABLE. 


RIEU EWEN eA PODER ETRE I ATOR TG NAL ON YE SE TSIM END. YN PAR TTY ACEI IER LY AO EARLE AT RISTO ALE LIRA NE MET EI: OIE FAR IE LEE PTE ALO EEE LAI I IS RS i 


ices: Sick iteaieraaternASeiGars aaa aS ema rcs AO 
ioe 


ee aoe Je CERTIFGATE 
: CRAND DELIE?, THE ABOVE STATEMERTS ARS TRUE AND CCRAECT. 
j BY (Gionaturs ca superior accounting official) 


j ; TITLE 
‘ AcTing E-O Division CONTROLLER 11/17/59 | 
a a ee eee sie mand 


eva 


[i >" se maRever RevBetvons APQ2SNCDNERRERPS 1B00878R00q100000002-8 


=. (Pursuant to ‘‘Patent Rights’’ Contract Clause) Budget Bureau No. 22-R16U 


INSTRUCTIONS TO CONTRACTOR 


This form may be used for INTERIM and FINAL reports, and A FINAL report shall be submitted as soon as practicable 
when used shali be completed and forwarded to the Contracting after the work under the contract is complete und shall in- 
Officer in triplicate. clude (a) a summary of all inventions required by the contract 


to be reported, including all inventions previously reported 
An INTERIM report shall be submitted at least every twelve and any inventions since the last INTERIM report; and (b) 
months, commencing with the date of the contract, and should any required information for subcontracts which has not pre- 
include only those inventions and subcontracts for which com- viously been reported. 


‘plete information has not previously been reported. 


1, MAME AND AODRESS OF CONTRACTOR 


The Perkin-Elmer Corporation 
sasha Avenue 


2. CONTRACT NUMBER 
HF-~32-27 
3. TYPE OF REPORT (check one) 


[Je. InTERIM (]o. pina 


4. INVENTION DATA (check one) 


Rye. THERE WERE NO INVENTIONS WHICH REASONABLY APPEAR TO BE PATENTABLE 


C_}>. LISTED BELOW ARE INVENTIONS WHICH REASONABLY APPEAR TO BE PATENTABLE. ANY INVENTION DISCLOSURES WHICH 
HAVE NOT BEEN PREVIOUSLY SUBMITTED TO THE CONTRACTING OFFICER ARE ATTACHED TO THIS REPORT. 


a (iv) (vy) ATORY 
‘ CONTRACTOR | CONFIRMATST 
PATENT HAS FILED pthc ahead 
APPLICATION OR WILL FILE | ASSIGNMENT HAS 
NAME OF INVENTOR TITLE OF INVENTION SERIAL NUMBER | Us. PATENT. | BEEN FORWARO- 


ED TO CONTRAC- 


AND CONTRAC- 
TING OFFICER 


TOR’S DOCKET NO. 


| | no 
; i 


SECTION II -SUBCONTRACTS (Containing a ‘Patent Rights’? clause) 


APPLICATION 


“W)oare CLAUSE 


SUBCONTRACT NUMBER | FURNISHED TO CON" SUBCONTRACT 
TRACTING OFFICER COMPLETED 


none NO ( 1A 


Zi 7 NGED TQ): T S G 
f REVIEW DATE: —. Qo 
sablin HA 7G-2 


AYU eeviewer 037169 


SECTION 11 - CERTIFICATE 


CONTRACTOR CERTIFIES THAT THIS REPORT OF INVENTIONS AND SUBCONTRACTS, INCLUDING ANY AB RAMNTL 
IS CORRECT TO THE BEST OF THE CONTRACTOR'S KNOWLEDGE AND BELIEF. 
OATE BLD OF A HORIZEO OFFICIAL (Print or Type) |SIGNA R 


11/30/59 | Patent Counsel 


f\ 
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DD 2. 882 


STATINTL 12/30/59 


-_, R Y LTY . Form Approved 
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To be completed aad forwarded to the Contracting Officer, 


INSTRUCTIONS TO CONTRACTOR: in quadruplicate, as soon 
jas practicable after the execution of the contract and in any event prior to final payment under the contract. 
fIf royalties in excess of $250 have not been paid or are not to be paid to any ONE licensor, complete only items 
f1, 3 and 9% If royalties in excess of $250 have been paid or are to be paid to any ON# licensor, complete items 
1 through 9 of the form, showing in Section II the information regarding ONE such licensor. If information re- 
garding MORE THAN ONE licensor must be furnished, complete itema land 2 and all of Section II on separate copies 


lof the form for each additional licensor and attach to the signed report form. 


1. NAME AND ADDRESS OF CONTRACTOR 2. CONTRACT NUMBER 
| 9-32-27 
the Ferkin-Elser Corporation 
e ry ec one 
Soba iar etleut FE] a. COST-REIMBURSEMENT 
3 VORnS (7) be FIXED-PRICE 


4. SUBVECT MATTER OF CONTRACT (Include quantities if practicable to do s0) 5. NUMBER OF LICEN- 
SORS tN ADOTTION TO 
LICENSOR NAMEO IN 
ITEM 6 


6. NAME ANO ADDRESS OF LICENSOR (If more than one licensor, see Instructions to Contractor above ) 


none 


7. PATENT NUMBERS OR SERTAL NUMBERS AND FILING DATES OF PATENT APPLICATIONS CONSTITUTING THE BASIS FOR SUCH 
FROYALTIES, OR IF ROYALTIES ARE NOT PREDICATED ON PATENTS OR PATENT APPLICATIONS, BASIS ON WHICH ROYALTIES 
ARE PREOICATED 


18. MANNER OF COMPUTING ROYALTIES 
ae BRIEF !OENTIFICATION OF ROYALTY-BEARING UNIT OR PROCESS 


none 


H be. ROYALTY RATE ON ABOVE UNIT OR PROCESS (Percent or ¢» TOTAL AMOUNT OF ROYALTIES (Including first $250) 
f dollare) 
none none 


9. CERTIFICATE: CONTRACTOR CERTIFIES, !F ITEMS 3 THROUGH 8 HAVE NOT BEEN COMPLETED, THAT ROYALTIES IN EXCESS OF 
4$250 HAVE NOT BEEN PAID AND ARE NOT TO BE PAID TO ANY ONE LICENSOR IN CONNECTION WITH THE PERFORMANCE OF THE A- 
BOVE {DENTIFIED CONTRACT. CONTRACTOR CERTIFIES THAT !TEMS 5 THROUGH 8, IF COMPLETEO, AND ALL ATTACHMENTS RE- 
BQUIREO FOR SUCH STEMS, ARE TRUE AND CORRECT AS TO PAST TRANSACTIONS AND REPRESENT CONTRACTOR'S BEST ESTIMATE AS 
BTO FUTURE TRANSACTIONS {NCLUDED IN THIS REPORT. 
NAME ANO TITLE OF AUTHORIZED OFFICIAL (Print or Type) | SIGNATURE OF AUTHORIZED OFFICIAL 


a, 


10. CLEARANCE: (Not to be signed by Contractor) — THIS REPORT WHEN 
SON AUTHORIZES CLEARANCE OF THE ABOVE DESIGNATED CONTRACT FROM THE PAYMENT-WITHHOLDING PROVISIONS” OF THE ROYALTY 
REPORTING REQUIREMENTS THEREOF. 


SIGNATURE AND TITLE 


REPLACES EDITION OF 1 JUL 54, WHICH 15 OBSOLETE. GPO 893676 


